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Message Text 

UNCLASSIFIED 

PAGE 01 DAMASC 00628 28I7I7Z 
ACTION NEA- 10 

INFO OCT-OI ISO-00 EB-08 /019W 

290645Z 090707/15 

R281528Z JAN 77 
FM AMEMBASSY DAMASCUS 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 1504 

UNCLAS DAMASCUS 0628 

E.O. 1 1652: N/A 
TAGS: BEXP BENC SY 

SUBJ: CONSULTING ENGINEER EOR TIRE PLANT 

REP:USDOC 1160 

1. PLEASE INFORM RUST ENGINEERING AND OTHER INTERESTED 
FIRMS OF THE FOLLOWING: (A) SCOPE OF WORK: CHECK ALL DRAWINGS 
AND TEST PLANT EQUIPMENT UPON REQUEST OE SYRIAN GOVERNMENT 
TENDERING AGENCY (GECI); ASSIST GECI PREPARE TECHNICAL 
SPECIFICATIONS FOR CONTRACTS; ADVISE GECI ON BEST METHOD 

TO SUPERVISE CONTRACT WITH TECHNOEXPORT (CZECHOSLOVAKIA); 

ASSIST GECI IN EXAMINING TECHNICAL SPECIFICATIONS; TO DO 
EVERYTHING NECESSARY TO ASSIST GECI IN EXECUTING CONTRACT. 

(B) TIMING: TIRE PLANT TO BE COMPLETED WITHIN 36 MONTHS AFTER 
APRIL 1, 1976, FOLLOWED BY NINE MONTHS OE TEST-RUN OPERATIONS, 

AND THEN 12 MONTHS GUARANTEE PERIOD. (C) FINANCING BY SYRIAN 
GOVERNMENT. 

2. AFTER REPORTING TENDER (DAMASCUS 141, T21 OF 1/7/77), 

EMBASSY RECEIVED TENDER BOOK WHICH CONTAINS BOYCOTT LANGUAGE. 

UNDER PRESENT USDOC REGULATIONS, WE ARE UNABLE TO EORWARD 
THE BOOK TO A US FIRM. 

MURPHY 

UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 28-Jan-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1 977DAMASC00628 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D770032-0713 

Format: TEL 
From: DAMASCUS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t1 97701 9/aaaaahwl. tel 

Line Count: 46 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: dc8e84de-c288-dd1 1-92da-001cc4696bcc 

Office: ACTION NEA 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 14-Sep-2004 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 3679494 
Secure: OPEN 
Status: NATIVE 

Subject: CONSULTING ENGINEER FOR TIRE PLANT 
TAGS: BEXP, BENC, SY 
To: COM 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/dc8e84de-c288-dd1 1 -92da-001 cc4696bcc 
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